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Message Text 
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ACTION OC-05 

INFO OCT-01 ISO-OO CCO-OO OCL-OO FBOE-OO SY-05 /011W 

097164 

P R 221150Z JAN 76 
FM AMEMBASSY DAMASCUS 
TO SECSTATE WASHDC PRIORITY 5944 
INFO AMEMBASSY ATHENS 

UNCLAS DAMASCUS 0350 

ATHENS FOR RCO/ATO 

E.O. 11652: N/A 
TAGS: ACOM, ABLD, SY 

SUBJECT: CCC RENOVATION, PROPERTY NO. 01476 
REF: STATE 288124 

1 . THICKNESS AND MATERIAL COMPOSITION PLATFORM ROOF: 6" 
REINFORCED CONCRETE. 

2. THICKNESS AND MATERIAL COMPOSITION FLOOR IN CRAWL SPACE: 

4" REINFORCED CONCRETE. 

3. CONTRACTOR WILL MIX CONCRETE ON ROOF SURFACE TO POUR ROOF AND 
FLOOR SLABS OF RAZED AREA AND AIR SHAFTS. MIXING BOXES WILL 

BE USED IN PREPARING THE MIX FOR PLACING. 

4. CONTRACTOR WILL PROVIDE MINIMUM 5 LABORERS EACH DAY DURING 
PROJECT. 

5. SEABEE MATERIALS BREAKDOWN REQUESTED REFTEL: 

A. MANUFACTURE/INSTALL A/C GRILLS 

(1) . STEEL, BAR, MILD, 5/8"X5/8" SQUARE (GRILLS) 190 RM 

(2) . I-BEAM, STEEL, 4"X12"X17' -0" 1 EA. 

UNCLASSIFIED 

UNCLASSIFIED 
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(3) . I-BEAM, STEEL, 4"X10"X14' -0 1 EA. 
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NOTE: SUGGEST MORE PRACTICAL TO INSTALL 
REINFORCED CONCRETE BEAMS IN PLACE 
DUE TO DIFFICULTY HANDLING AND INSTALLING 
EXTREMELY LONG AND HEAVY I-BEAMS THRU 
SECOND FLOOR WINDOW. REINFORCING STEEL 
AVAILABLE LOCALLY IN DESIRED DIAMETERS 


FOR CONCRETE BEAMS. 

(4) . STEEL PLATE, 1/2"X4X48" (I-BEAMS) 1 EA. 

(5) . BLOCK, CEMENT, SOLID MASONRY, 10X25X50 CM 

(BRICK UP OPENINGS) 560 EA. 

(6) . CEMENT, PORTLAND, 50 KG BAGS 50 BG. 

(7) . SAND, SHARP, CLEAN, 0/4 MM 7 CUB. M 

(8) . WIRE, TIE, ANNEALED, 1MM 1 KG. 


(9) . MESH, STEEL, 7 GA„ 18’'X24" (SERVICE WINDOW) 1 EA. 

(10) . VARIOUS SMALL STUFF, SUCH AS STEEL ANGLE IRON, 
STEEL WIRE MESH, WELDING RODS, GRAVEL, REINFORCING 
STEEL, PLYWOOD, LUMBER, PAINT, HARDWARE, ETC., IS 
READILY AVAILABLE ON LOCAL MARKET. 

MURPHY 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 22 JAN 1976 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1976DAMASC00350 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D760024-0591 
From: DAMASCUS 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1976/newtext/t1 97601 34/aaaabdwu. tel 

Line Count: 88 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION OC 

Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: 

Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: 76 STATE 288124 
Review Action: RELEASED, APPROVED 
Review Authority: morefirh 
Review Comment: n/a 
Review Content Flags: 

Review Date: 30 APR 2001 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <30-Apr-2001 by morefirh>; APPROVED <30-Apr-2001 by morefirh> 

Review Markings: 

Margaret P. Grafeld 
Declassified/Released 
US Department of State 
EO Systematic Review 
04 MAY 2006 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: CCC RENOVATION, PROPERTY NO. 01476 
TAGS: ACOM, ABLD, SY 
To: STATE 
Type: TE 
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